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BILL NO. S-90-06- / 3 
SPECIAL ORDINANCE NO. s-_/7/-72 

AN ORDINANCE approving Change Order No. 

#1, RES. #6142-90, SOUTH CALHOUN STREET 

SIDEWALK with WEIKEL LINE CO., INC. 

in connection with the Board of Public 

Works and Safety of the City of Fort 

Wayne, Indiana. 

NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL OF 
THE CITY OF FORT WAYNE, INDIANA; 

SECTION 1. That Change Order No. #1, RES. #6142-90, 
SOUTH CALHOUN STREET SIDEWALK with WEIKEL LINE CO., INC. in 
connection with the Board of Public Works and Safety, for: 

is necessary so that grade on sidewalk 

will accomodate the replacement of 

curbing in the future; 
involving a net increase of Five Hundred Sixty-Nine and 
80/100 Dollars ($569.80), all as more particularly set forth 
in the specifications, and which is on file with the Office 
of the Board of Public Works and Safety and is by reference 
incorporated herein, made a part hereof, and is hereby in 
all things ratified, confirmed and approved. 

SECTION 2. That this Ordinance shall be in full force 


and effect from and after its passage and any and all 


necessary approval by the Mayor. 


\ ob 


Councilmember 


APPROVED AS TO FORM 
AND LEGALITY 


—— 4 1p 
y é 

så. lw MC 

J. Timothy McCaulay < 











CHANGE ORDER 


Change Order No. l Resolution No. __ 6142-90 
Project No. Board Order No. 166-89 
Name of Project South Calhoun Street Sidewalk Date 5/16/90 
To: WEIKEL LINE CO., INC. 

(Contractor) 
Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans. and 
specifications: 


Description of Change Change in Contract Price 
Decrease 








Total Decrease 











Total Increase | $811.80 
| | 
Net (Reexease) (Increase) Contract Price } | $569.80 
The sum of $ 569.80 is hereby (added to) (deduetedxfsem) the total contract 


price, and the final contract price shall be adjusted as follows: 


Original Contract Price $ 6,277.00 
Current Contract Price Adjusted by Previous Change Order $ == 





New Contract Price Including this Change Order $ 6.846,80 
The time provided for completion in the contract for this project is (unchanged) (ineraaaed) 
fassszassdå by calendar days due to this Change Order. The date for completion 
of all work shall be same . Furthermore, this document shall become an 
amendment to the contract and all provisions of the contract shall apply hereto. 
Recommended by: YW per BANE S Chiefr-Zøs/ Engineer) Date 12 

Di ae i d 
7 Y 


A Contractor Date 


Pe TA ELA 


Accepted by: 
IN 





Approved by; City Engineer) Date 5-24770 


Le bef Nee Le z 
POE N SE i 
Approved by /Å A ae í A Owner) Date AG —X2— 76 
Want TY oC 
Awa nd Y 


„Attested by: ES L (OPN E TE Date OS-a 








WEIKEL LINE CO. INC. 


CONTRACTOR: 


RES. NO: 6142-90 


PROJECT: &, CALHOUN ST. SIDEWALKS 


DATE: 5-16-90 


B.0: 166-89 


CONTRACT COST ANALYSIS 


+ CHANGE { CHANGE {| TOTAL  : TOTAL 


UNIT 
PRICE 


PLAN : ACTUAL i 


MATERIAL 


CIEN MATERIAL 1 PLAN ACTUAL? UNIT CHANGE © CHANGE i ‘TOTAL i ‘TOTAL 


' 
“DECREASE ! INCREASE 


' 
i 
' 
1 


pæ 
= 
= 
a 
a 
e 
= 
= 
= 
a 





2. 


14" Concrete Sidewalk 


16" Concrete Sidewalk 


3. 


4 


iConcrete Wingwalk & Ramps 


iTop Soil 





Adjusted to Grade 


i 
i 
' 
i 


iNen Curb Type III 


200 i 


Sar 


$811.80 i $6,846.80 i $6 


$242.00 i 


1 
i 


TOTALS: 


7.80} $0,00 


z 


ae 


50.00 1 $569.80 | 


DIFFERENCE: 





Read the first time in full and on motion by 
seconded by Z , and d 
title and referred to the Committee on 
City Plan Commission for recommendation) 
due legal notice, at the Council Conferen 


r 
d æne second tine by 
(and the 


om 128, City-County Building,. 























--Fort Wayne, Indiana, on ; the , day 
of sc årg r at o'clock noes. 
DATED: &— Lld- Ze 
SANDRA E. KENNED 
S 2 rl. A 
Read the hizgAing in full and on motion by 22A re a r 


seconded by 


p) , and duly adopted, placed on its 
Passage. PASSE A 


by the following vote: 






































AYES NAYS ABSTAINED ABSENT 
TOTAL VOTES Z M =D: 
BRADBURY oe 
BURNS L— 
EDMONDS.. | L~ 
GiaQUINTA a 
HENRY a 
LONG DT, 
REDD <a : 
SCHMIDT ia 
TALARICO T 
DATED 6 -AG-FO Stee Aa 
SANDRA E. KENNEDY, CITY CRK 
Passed and adopted by the Common Council of the City of Fort Wayne, 
Indiana, as ( L) 
(SPECIAL) (ZONING MAP) QRDINANCE RESOBUPION-NO.. IL-F 







on the OA E z day of 


Laid 


KENNEDY, CITY CLE 


sled, 





a HR <T. 2 -Z 
PRESIDING OFFICER 


Presented by me tothe Mayor of the City of Fort Wayne, 
the C2 D? c day of Laere 


at the hour of H3 CO o'clock P MESSE 


É 


SANDRA E. KENNEDY, CITY CLERK 
Approved and signed by me this LIA day’ iy una 


19 \o : at the hour of tov ° E MURE SS. Tee 
WALL 


PAUL HELMKE, MAYOR 





Indiana, on 





1 1970 











Admn. Appr. 
TITLE OF ORDINANCE: 





DEPARTMENT REQUESTING ORDINANCE: Board of Public Works & Safety 


SYNOPIS OF ORDINANCE: Change Order #1, Res. #6142-90, South Calhoun 
Street Sidewalk is necessary so that grade on sidewalk will accomodate 
the replacement of curbing in the future. Weikel Line Co., Inc., is 


the contractor. 
VESTE SES 


EFFECT OF PASSAGE: Improvement of sidewalk as listed above. 


EFFECT OF NON PASSAGE: 
MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $569.80 increase 


ASSIGNED TO COMMITTEE: 


BILL NO. 8=90-06=1:3 
REPORT OF THE COMMITTEE ON PUBLIC WORKS 
MARK E. GiaQUINTA, CHATRMAN 


CLETUS R. EDMONDS, VICE CHATRMAN 
HENRY, SCHMIDT, TALARICO 








WE, YOUR COMMITTEE ON PUBLIC WORKS TO WHOM WAS 
REFERRED AN (ORDINANCE) (RESOERPELSK ) approving Change Order 
No. 1, RES #6142-90, SOUTH CALHOUN STREET SIDEWAIKwith J 


LINE CO., TNC, in connection with the Board of Publi 
Safety of the City of Fort Wayne, Indiana 

















HAVE HAD SAID (ORDINANCE) (RESODUDION) UNDER CONSIDERATION 
AND BEG LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID 
(ORDINANCE) (RESOMERIOM) 


DO PASS DO NOT PASS ABSTAIN NO REC 














DATED: VA IE FRED: 


Sandra E. Kennedy 
city Clerk 


